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REF: TOKYO 17898 
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1 . THE HARDWARE SCHEDULE FOR NEW OFFICE BUILDING, TOKYO 
DID NOT INCLUDE A KEY CONTROL CABINET. KEY CONTROL 
CABINETS ARE NORMALLY FUNDED BY THE POST. HOWEVER, IT IS 
SUGGESTED THAT RSO COORDINATE WITH FBO PROJECT SUPER- 
VISOR FOR POSSIBLE INCLUSION OF THE CABINET IN HIS 
HARDWARE CONTRACT. A TELKEE VISIBLE INDEX KEY CONTROL 
SYSTEMS CATALOG POUCHED YOUR OFFICE THIS DATE. 

2. ACCORDING LOCK HARDWARE CONTRACT, ONE POWER KEY CUT- 
TING MACHINE MANUFACTURED BY MEDECO SECURITY LOCKS 
WILL BE FURNISHED. MEDECO KEY BLANKS WERE NOT INCLUDED 
WITH THE MACHINE, BUT WILL BE ORDERED BY A/SY/T ONCE 
YOUR KEYING SYSTEMS AND KEY REQUIREMENTS HAVE BEEN 
ESTABLISHED. 
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3. FROM THE OUTSET, CONDUIT REQUIREMENTS WERE PROVIDED 
A/FBO. IT IS SY'S UNDERSTANDING THAT SUFFICIENT 

CONDUIT RUNS WOULD BE AVAILABLE FOR PLANNED ALARM, CCTVS 
AND ANTENNAE LEADS. THIS SHOULD BE VERIFIED WITH ON 
SITE PROJECT SUPERVISOR. 

4. ACCORDING LOCK HARDWARE LAYOUT AND SPECIFICATIONS 
PROVIDED YOUR OFFICE AND VERIFIED WITH A/FBO, STAIRWELL 
BARRIERS WILL BE INSTALLED. 

5. CONCERNING MARINE GUARD DESK FOR 9TH FLOOR LEVEL, IF 
DESK IS OF SPECIAL DESIGN AND A PERMANENT FIXTURE OF 
THE BUILDING, REQUIREMENTS SHOULD BE SUBMITTED TO A/FBO 
FOR FUNDING AND DESIGN CONSIDERATION. IN THIS REGARD TSO 
ASSISTANCE SHOULD BE REQUESTED AND A PROPOSED SKETCH OF 
DESK'S REQUIREMENTS (MONITORS AND ETC) SHOWING SIZES 
AND DETAILS OF UNITS TO BE INSTALLED AND LOCATION OF 
MARINE GUARD POST. IT IS SUGGESTED THAT SPECIFICATIONS 
FOR PRESENT DESK IN TEMPORARY OFFICE BUILDING BE UTILIZED 
AND RECONFIGURED TO NOB REQUIREMENTS. INGERSOLL 
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